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Message Text 



CONFIDENTIAL 
PAGE 01 STATE 100286 
16 

ORIGIN OC-06 

INFO OCT-01 CCO-OO OCL-OO SY-10 NEA-05 ADP-00 FBO-01 /023 R 

DRAFTED BY OC/ S: RRAPIER: RR 
5/24/73 EXT 22013 
APPROVED BY A/ OC: WENAEHER 
A/ OC- NEA: GJGENDRON 
OC/ L: SROGALA ( SUBS) 

A/ SY/ FO: GPAYNE ( SUBS) 

030857 

R 242119 Z MAY 73 
FM SECSTATE WASHDC 
TO AMEMBASSY IIDDA 
INFO AMEMBASSY ATHENS 
AMEMBASSY BEIRUT 

CONFIDENTIAL STATE 100286 

BEIRUT FOR RTC, RSO; ATHENS FOR ATO FROM SY/ FO- OC/ S 

E. O. 11652: ADS 31 DEC 73 
TAGS: ASEC, ACOM 
SUBJ: CCC RENOVATION 

REF: A. JIDDA 2108 

B. S/ KAG-1 B PARA 10007 A(l)( D) 

C. S/ KAG-1 B PARA 12009 

1. SPECIAL PROJECT SEABEES BEING HELD IN ABEYANCE DUE 
MAJOR PROJECT MOSCOW. 

2. TCU WALL TO BE SAME AS CRU, PAINT ONLY, DO NOT INSTALL 
PANELING. 

3. AS PREVIOUSLY INDICATED DO NOT INSTALL EXCESS VAULT 
DOOR IN COMMUNICATIONS AREA. PHONE BOOTH TO HAVE TWO INCH 
SOLID WOOD DOOR AS INDICATED ON DRAWINGS AND SPECIFICATIONS. 
PREFER NOT USE CELLOTEX LINING IN PHONE BOOTH, STANDARD 
MASONRY OR DRYWALL MATERIAL SUFFICIENT. 
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4. REQUEST ADVISE DEPARTMENT ATTN: OC/ S REASON FOR CONDUIT 
RUN FROM CRU TO EXTERIOR HALL DESCRIBED REF A PARA E. RUSH 



CONFIDENTIAL 

NMAFVVZCZ 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONFIDENTIAL 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 24 MAY 1973 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973STATE1 00286 

Document Source: CORE 

Document Unique ID: 00 

Drafter: RRAPIER: RR 

Enclosure: n/a 

Executive Order: RR 

Errors: n/a 

Film Number: n/a 

From: SECSTATE WASHDC 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730555/aaaajupl.tel 

Line Count: 66 
Locator: TEXT ON-LINE 
Office: ORIGIN OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 

Previous Handling Restrictions: n/a 

Reference: 73 JIDDA 21 08 

Review Action: RELEASED, APPROVED 

Review Authority: morefirh 

Review Comment: n/a 

Review Content Flags: 

Review Date: 12 SEP 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Sep-2001 by martinml>; APPROVED <09-Nov-2001 by morefirh> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 980306 

Subject: CCC RENOVATION 

TAGS: ACOM, ASEC, SA 

To: ATHENS 

BEIRUT 

JIDDA 

Type: TE 
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